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This  Supplement  to  the  1981  Fiscal  Year  Capital  Budget 
contains  the  preliminary  plans  and  outline  specifica- 
tions for  major  construction  projects  included  therein. 

The  purpose  of  this  Supplement  is  to  assist  in  vis- 
ualizing the  projects  and  their  functions.   It  should 
be  studied  with  the  Capital  Budget  Report.  This  docu- 
ment is  designed  to  meet  the  requirement  of  Article  15A, 
Section  10  of  the  Annotated  Code  of  Maryland  which  calls 
for  the  submittal  of  preliminary  plans  and  outline  specifi- 
cations for  major  permanent  construction  projects  at  the 
time  the  construction  funds  are  requested  and  Article  88C, 
Section  10  of  the  Annotated  Code  of  Maryland  covering  sub- 
mittal of  required  programs  and  changes  in  projects  after 
preliminary  plans  are  completed. 

The  estimated  building  costs  given  in  the  Supplement  in- 
clude all  fees  involved. 
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GLEN  BURNIE  DISTRICT  COURT/MULTISERVICE  CENTER 
Anne  Arundel  County 

PROJECT  DESCRIPTION 

This  project  consists  of  a  new  facility  of  approximately  94,000  gross 
square  feet  of  office  space  and  courtrooms.   The  facility  will  house  the 
District  Court,  Parole  and  Probation,  Public  Defender,  Juvenile  Services, 
Social  Services,  Employment  Security,  Vocational  Rehabilitation,  and 
State's  Attorney. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  ...  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  Steel  deck,  built-up  insulation. 

Interior  Painted  block  masonry  and  drywall,  movable 

partitioning. 

Ceilings  Acoustical  lay-in  tile  system. 

Floors  Vinyl  asbestos  tile  and  carpet. 

Electric  As  required  for  power  and  lighting. 

Heating Oil-fired  or  electric,  depending  upon  availability. 

Plumbing  As  required. 

Air  Conditioning  .  .  1007.. 

ESTIMATED  PROJECT  COST 

Construction  .  $  9,515,000 

Utilities 320,000 

Site  Improvements 1,000,000 

Total  Project  Cost  $10,835,000 
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BOARD  OF  PUBLIC  WORKS 
EXECUTIVE  MANAGEMENT  BOARD 


ARBUTUS/ CATONSVILLE  DISTRICT  COURT /MULTISERVICE  CENTER 
Baltimore  County 

PROJECT  DESCRIPTION 

This  new  facility  will  comprise  approximately  28,000  gross  square 
feet  of  office  space  and  courtrooms.   This  building  will  house  the 
District  Court,  Public  Defender,  Parole  and  Probation  and  Juvenile 
Services. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  .  .  .  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  Steel  deck,  built-up  insulation. 

Interior  Painted  block  masonry  and  drywall. 

Ceilings  Acoustical  lay-in  tile  system. 

Floors  Vinyl  asbestos  tile  and  carpet. 

Electric  As  required  for  power  and  lighting. 

Heating Oil-fired  or  electric,  depending  upon  availability. 

Plumbing  As  required. 

Air  Conditioning  .  .  1007.. 

ESTIMATED  PROJECT  COST 

Construction $3,005,000 

Utilities 200,000 

Site  Improvements 300,000 

Total  Project  Cost  $3,505,000 
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Elevations 


Net  Square  Footage^  18,6^ 
Gross  Square  Footage^  27950 


Floor  Plan 


Site  Ran 


Walker  Street 


District  Court/Multi-Service  Center 
Arisutus-Catonsviile,  Maryland 


BOARD  OF  PUBLIC  WORKS 
EXECUTIVE  MANAGEMENT  BOARD 


DENTON  DISTRICT  COURT/MULTISERVICE  CENTER 
Caroline  County 

PROJECT  DESCRIPTION 

This  new  facility  will  provide  approximately  32,000  gross  square  feet 
of  office  and  courtroom  space.   Occupants  of  the  facility  will  include 
the  District  Court,  Social  Services,  Board  of  Elections,  Juvenile  Services, 
Drug  Abuse,  Maryland  State  Police,  Parole  and  Probation,  Income  and  Gasoline 
Tax  Divisions  of  the  Comptroller's  Office,  Public  Defender,  Civil  Defense, 
Cooperative  Extension  Service,  Fire  Marshal,  and  Assessments  and  Taxation. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  ...  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  Steel  deck,  built-up  insulation. 

Interior  Painted  block  masonry  and  drywall* 

Ceilings  Acoustical  lay-in  tile  system. 

Floors  Vinyl  asbestos  tile  and  carpet. 

Electric  As  required  for  power  and  lighting. 

Heating Oil-fired  or  electric,  depending  upon  availability. 

Plumbing  As  required. 

Air  Conditioning  .  .  1007.. 

ESTIMATED  PROJECT  COST 

Construction  $3,615,000 

Utilities 100,000 

Site  Improvements 380  ,000 

'Total  Project  Cost  .  §4,095,000 
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BOARD  OF  PUBLIC  WORKS 
EXECUTIVE  MANAGEMENT  BOARD 


ESSEX/ ROSEDALE  DISTRICT  COURT /MULTISERVICE  CENTER 
Baltimore  County 

PROJECT  DESCRIPTION 

This  new  facility  will  consist  of  approximately  26,000  gross  square 
feet  of  office  space  and  courtrooms.  This  project  will  house  the  Dis- 
trict Court,  Public  Defender,  Parole  and  Probation  and  Juvenile  Services. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  ...  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  Steel  deck,  built-up  insulation. 

Interior  Painted  block  masonry  and  drywall. 

Ceilings  Acoustical  lay-in  tile  system. 

Floors  Vinyl  asbestos  tile  and  carpet. 

Electric  As  required  for  power  and  lighting. 

Heating Oil-fired  or  electric,  depending  upon  availability. 

Plumbing  As  required. 

Air  Conditioning  .  .  1007.. 

ESTIMATED  PROJECT  COST 

Construction  $2,915,000 

Utilities 200,000 

Site  Improvements 300,000 

Total  Project  Cost  §3,415,000 
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BOARD  OF  PUBLIC  WORKS 
EXECUTIVE  MANAGEMENT  BOARD 


BEL  AIR  DISTRICT  COURT /MULTISERVICE  CENTER 
Harford  County 

PROJECT  DESCRIPTION 

This  project  consists  of  a  new  facility  of  approximately  120,000 
gross  square  feet  of  office  space,  courtrooms,  and  covered  parking. 
The  facility  will  house  the  District  Court,  Parole  and  Probation, 
Public  Defender,  Juvenile  Services,  Social  Services,  Employment 
Security,  Vocational  Rehabilitation,  Veterans  Commission,  Income 
and  Gasoline  Tax  Divisions  at  the  Comptroller's  Office,  Natural 
Resources,  Assessments  and  Tiixation,  and  Fire  Marshal's  Office. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  .  .  .  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  Steel  deck,  built-up  insulation. 

Interior  Painted  block  masonry  and  drywall,  movable 

partitioning. 

Ceilings  Acoustical  lay-in  tile  system. 

Floors  Vinyl  asbestos  tile  and  carpet. 

Electric  As  required  for  power  and  lighting. 

Heating Oil-fired  or  electric,  depending  upon  availability. 

Plumbing  As  required. 

Air  Conditioning  .  .  100%. 

ESTIMATED  PROJECT  COST 

Construction  $11,550,000 

Utilities 200,000 

Site  Improvements 450 , 000 

Total  Project  Cost  $12,200,000 


18 


135^9  avz 


-(^^n   ^  mi 


a 

I 


s    n 

(3     Q 


I 


"^ 


i 


f  1  "    "1    > 


( 


t 


Hr^.--- IT 

i^— ! 


;  i    - 


1-^- 


--j;: 


BOARD  OF  PUBLIC  WORKS 
EXECUTIVE  MANAGEMENT  BOARD 


ELKTON  DISTRICT  COURT/MULTISERVICE  CENTER 
Cecil  County,  Maryland 

PROJECT  DESCRIPTION 

This  project  consists  of  a  new  facility  of  approximately  108,000  gross 
square  feet  of  office  space,  courtrooms  and  covered  parking.   The  facility 
is  intended  to  house  the  District  Court,  Juvenile  Services,  Public  Defender, 
Parole  and  Probation,  Employment  Security,  Social  Services,  Vocational  Re- 
habilitation, Assessments  and  Taxation,  Fire  Marshal's  Office,  and  Natural 
Resources. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  ...  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  Steel  deck,  built-up  insulation. 

Interior  Painted  block  masonry  and  drywall,  movable 

partitioning. 

Ceilings  .....  c  Acoustical  lay-in  tile  system. 

Floors  Vinyl  asbestos  tile  and  carpet. 

Electric  As  required  for  power  and  lighting. 

Heating Oil-fired  or  electric,  depending  upon  availability. 

Plumbing As  required. 

Air  Conditioning  .  .  1007.. 

ESTIMATED  PROJECT  COST 

Construction  $10,997,000 

Utilities 315,000 

Site  Improvements 500,000 

Total  Project  Cost  $11,812,000 
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BOARD  OF  PUBLIC  WORKS 
EXECUTIVE  MANAGEMENT  BOARD 


CENTREVILLE  DISTRICT  COURT/MULTISERVICE  CENTER 
Queen  Anne ' s  County 

PROJECT  DESCRIPTION 

This  new  facility  will  consist  of  approximately  33,000  gross  square 
feet  of  office  space  and  courtrooms.   The  building  will  house  the  Dis- 
trict Court,  Parole  and  Probation,  Public  Defender,  Juvenile  Services, 
Social  Services,  Assessments  and  Taxation,  Gasoline  and  Income  Tax 
Division  of  the  Comptroller's  Office,  State  Planning  and  Natural  Resources. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  ...  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  Steel  deck,  built-up  insulation. 

Interior  Painted  block  masonry  and  drywall,  movable 

partitioning. 

Ceilings  Acoustical  lay-in  tile  system. 

Floors  Vinyl  asbestos  tile  and  carpet. 

Electric  As  required  for  power  and  lighting. 

Heating Oil  fired  or  electric,  depending  upon  availability. 

Plumbing  As  required. 

Air  Conditioning  .  .  100%. 

ESTIMATED  PROJECT  COST 

Construction  $3,685,000 

Utilities 100,000 

Site  Improvements 200 , 000 

Total  Project  Cost  $3,985,000 
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BOARD  OF  PUBLIC  WORKS 
EXECUTIVE  MANAGEMENT  BOARD 


ELLICOTT  CITY  DISTRICT  COURT/MULTISERVICE  CENTER 
Howard  County 

PROJECT  DESCRIPTION 

This  project  consists  of  a  new  facility  of  approximately  70,000  gross 
square  feet  of  office  space  and  courtrooms.   The  facility  will  house  the 
District  Court,  Juvenile  Services,  Public  Defender,  Parole  and  Probation, 
Assessments  and  Taxation,  Vocational  Rehabilitation,  Social  Services, 
Income  Tax,  and  State's  Attorney. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are; 

Exterior  Walls  ...  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  Steel  deck,  built-up  insulation. 

Interior  ......  Painted  block  masonry  and  drywall,  movable 

partitioning. 

Ceilings  Acoustical  lay-in  tile  system. 

Floors  Vinyl  asbestos  tile  and  carpet. 

Heating Oil-fired  or  electric,  depending  upon  availability. 

Plumbing  .  As  required. 

Air  Conditioning  .  .  100%. 

ESTIMATED  PROJECT  COST 

Construction  $7,420,000 

Utilities 200,000 

Site  Improvements 600 , 000 

Total  Project  Cost  $8,220,000 
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MARYLAND  VETERAN'S  HOME  COMMISSION 

CONSTRUCTION  OF  A  126  BED  VETERAN'S  HOME 
Charlotte  Hall,  Maryland 

PROJECT  DESCRIPTION 

This  project  will  construct  the  first  phase  of  a  250-bed  Veteran's 
Home  on  the  site  of  the  old  Charlotte  Hall  School.   The  project  will 
renovate  one  or  more  of  the  school  buildings  into  a  service  core  element 
for  the  Home  and  construct  a  new  126-bed  housing  element.   The  housing 
dormitory  will  be  a  three-story,  brick  building  with  accommodations  for 
approximately  42  residents  on  each  floor.   Selected  school  buildings  will 
be  converted  into  a  service  core  element  which  will  be  used  to  administer 
the  Home  and  will  possess  adequate  dining,  medical,  and  recreational  space 
to  support  the  entire  250  resident  operation.  The  housing  unit  is  being 
connected  to  the  service  core  element  by  a  covered  walkway.  The  initial 
phase  of  construction  will  provide  approximately  251,000  gross  square  feet 
of  new  and  renovated  space. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Exterior  Walls  ...  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  Steel  deck,  built-up  insulation. 

Interior  Block  masonry,  painted. 

Ceilings  Acoustical  lay-in  tile  system. 

Floors  Vinyl  asbestos  tile  and  carpet. 

Electric  As  required  for  power  and  lighting. 

Heating Oil-fired. 

Plumbing As  required. 

Air  Conditioning  .  .  1007.  air-conditioned  throughout  building. 

Miscellaneous.  ...  Buildings  will  be  equipped  for  handicapped  residents. 

ESTIMATED  PROJECT  COST 

State  share  of  construction  cost $  3,250,000 

Federal  share  of  construction  cost  6 , 500 , 000 

Total  Project  Cost $  9,750,000 
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DEPARTMENT  OF  NATURAL  RESOURCES 

STORAGE  BUILDING 

Fort  Frederick  State  Park  (Washington  County) 

PROJECT  DESCRIPTION 

This  project  consists  of  the  construction  of  a  four-bay  metal  storage 
building  (3,280  sq.  ft.)  and  a  fence  around  the  storage  complex. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  for  the  storage  building  are  shown  at  right.  Outline  specifications 
are: 

Exterior  Walls  .  .  .  Prefabricated  Metal  parcel. 

Structure Steel  frame. 

Roof  Metal  truss  with  asphalt  shingles. 

Interior  No  interior  walls. 

Ceilings  No  ceiling. 

Floors  Concrete  reinforced  slab. 

Electric  As  required  for  lighting. 

Heating None. 

Plumbing None. 

Air  Conditioning  .  .  None. 

Miscellaneous.  .  .  .  Site  adapted,  pre-fab,  repeat  building. 

ESTIMATED  PROJECT  COST $  160,000 
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DEPARTMENT  OF  NATURAL  RESOURCES 

MAIN  OFFICE  COMPLEX 

Patapsco  Valley  State  Park  (Howard  and  Baltimore 

Counties) 

PROJECT  DESCRIPTION 

This  project  consists  of  the  construction  of  an  office/administration 
building  (4,232  sq.  ft.),  entrance  road  and  parking  lot. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  for  this  project  are  shown  at  right.   Outline  specifications 
are: 

Exterior  Walls  ...  Wood  frame  with  Redwood  Siding. 

Structure Wood  frame. 

Roof Wood  truss  roof. 

Interior  Studspartition  with  gypsum  drywall. 

Ceilings  Gypsum  drywall. 

Floors  Vinyl  asbestos  and  quarry  tile. 

Electric  As  required  for  power  and  lighting. 

Heating Oil-fired. 

Plumbing  As  required. 

Air  Conditioning  .  .  100%. 

ESTIMATED  PROJECT  COST 

Design  $  10,000 

Construction  .  675,000 

Total  Project  Cost §  685,000 
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MAIN   OFFICE  CC'MPLEX  •  PATAPSCO   STATE   PARK,   MARYLAND 


DEPARTMENT  OF  NATURAL  RESOURCES 

BATHHOUSE 

Sandy  Point  State  Park  (Anne  Arundel  County) 

PROJECT  DESCRIPTION 

This  project  consists  of  the  construction  of  a  bathhouse  (3,200 
sq.  ft.)  located  at  the  South  Beach  Area  of  Sandy  Point  State  Park. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  for  the  bathhouse  are  shown  at  right.  Outline  specifications 
are: 

Exterior  Walls  ...  Masonry  Block  units. 

Structure.  .....  Masonry. 

Roof Wood  deck  built-up  roof. 

Interior  ......  Block  masonry  painted. 

Ceilings  Exposed  construction. 

Floors  Concrete  reinforced  slab  and  vinyl  asbestos 

tile. 

Electric  As  required. 

Heating None. 

Plumbing  As  required. 

Air  Conditioning  .  .  Partial,  for  office  space  only. 

Miscellaneous.  ...  This  is  a  site  adapted  repeat  building  with 

modifications,  from  the  bathhouse  at  Point 
Lookout  State  Park. 


ESTIMATED  PROJECT  COST $  435,000 
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BATHHOUSE 


DEPAXTMENT  OF  AGKIOULTUU 
HEADQUAKTE&S  BUILDING 

PBOJECT  OfiSCRIPTION 

Construction  of  Phase  I  is  for  three  buildings  for  a  total  of  100,850 
gross  square  feet.  It  consists  of  the  entire  Administrative  Building  with 
an  adjoining  Laboratory  and  a  Greenhouse/Garage  to  the  east  of  the  adminis- 
trative and  lab  building,  all  site  and  utility  work.  Phase  I  and  subsequent 
phases  will  be  constructed  on  state-owned  land  located  on  Harry  S.  Truman 
Parkway,  adjacent  to  the  Anne  Arundel  Government  Center,  or  off  Riva  Road. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  Walls  ...  Brick  cavity  walls,  insulated  block  back-up. 

Structure Steel  frame. 

Roof  ........  Steel  deck,  built-up  insulation. 

Interior  Block  masonry,  painted. 

Ceilings  Acoustical  lay-in  tile  system. 

Floors  .......  Vinyl  asbestos  tile  and  carpet. 

Electric  ......  As  required  for  power  and  lighting. 

Heating Oil-fired. 

Plumbing  As  required. 

Air  Conditioning  .  .  100%. 

ESTIMATED  PROJECT  COST 

Construction  $11,675,000 

Utilitie 225,000 

Site  Improvements 1. 640. 000 

Total  Project  Cost  $13,540,000 
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MENTAL  RETARDATION  ADMINISTRATION 

RENOVATION  OF  PRESTON  BUILDING 
Rosewood  Hospital  Center 

PROJECT  DESCRIPTION 

This  project  is  po.rt  of  the  total  program  to  bring  all  residential 
facilities  at  the  Center  into  compliance  with  standards  set  for  licensing, 
accreditation  and  reimbursements.   Renovations  will  include  provisions  for 
adequate  air  conditioning,  heating  and  ventilation,  modern  toilet  and  bath 
facilities  and  construction  of  four  sleeping  room  areas  each  with  four  beds. 
This  one-story  fire  resistant  brick  structure  will  house  32  retarded  patients 
and  other  administrative  offices  and  resident  support  services. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  ...  Existing  masonry. 

Structure.  Existing  masonry  with  steel  columns. 

Roof  Asphalt  shingles  on  wood  trusses. 

Interior  ......  New  drywall  on  metal  studs. 

Ceilings  New  suspended  drywall. 

Floors  New  vinyl  tile  in  patient  areas.   Carpeting 

in  selected  administrative  spaces. 

Electric  Existing  system  upgraded  and  extended. 

New  lighting  fixtures. 

Heating New  forced  hot  air. 

Plumbing  New  bathrooms  to  provide  for  the  physically 

handicapped. 

Air  Conditioning  .  .  A  completely  new  air  conditioning  system  will 

be  provided  for  all  patient  and  personnel  areas 
in  the  building. 

ESTIMATED  PROJECT  COST 

Renovation §  850,000 
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UNIVERSITY  OF  MARYLAND 
COLLEGE  PARK  CAMPUS 

PHASE  I,  ALTERATIONS  AND  ADDITION  TO  THE  ENGINEERING 
Classroom  Building 

PROJECT  DESCRIPTION 

This  project  consists  of  major  alterations  to  the  structural  and  mechanical 
systems  of  the  120,000  gross  square  foot  facility,  and  construction  of  a  17,000 
square  foot  addition,  so  that  the  entire  project  can  accommodate  the  program 
needs  of  the  College  of  Engineering  for  the  foreseeable  future.   Phase  I  con- 
sists of  the  addition,  all  site  and  utilities  work,  and  alterations  to  the 
fourth  floor.   The  remaining  work  is  intended  to  be  accomplished  in  Phase  II. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  ...  Existing  or  new  masonry  walls. 

Structure Existing  or  new  steel  frame  structure  and  masonry 

walls. 

Roof Built-up. 

Interior  New  drywall  and  concrete  masonry  units  for  partitions. 

Ceilings  New  acoustic  ceiling. 

Floors  Resilient;  carpeting  as  required. 

Electric  New  power  transformer  connected  to  campus  loop 

primary  distribution  system.   New  fire  alarm  system. 
New  branch  circuits  and  lighting.   To  be  connected 
to  Central  Control  and  Monitor  System. 

Heating As  required  by  code  based  on  life-cycle  costing  and 

value  engineering  analyses.   Chilled  water  cooling, 
hot  water  heating.   Individual  mixing  box,  hot  and 
cold  deck  supply  system. 

Plumbing  Conventional. 

Air  Conditioning  .  .  Central  air  conditioning,  integrated  with  heating 

system. 


ESTIMATED  PROJECT  COST 

Construction  (Phase  I)  $6,245,000 

Utilities  (entire  project)  90,000 

Site  Improvements  (entire  project)  265,000 

Total  Cost  (Phase  I) $6,600,000 
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UNIVERSITY  OF  MARYLAND 
BALTIMORE  CITY  CAMPUS 

SCHOOL  OF  SOCIAL  WORK  AND  COMMUNITY  PLANNING 

PROJECT  DESCRIPTION 

This  project  consists  of  a  five-story  structure  of  71,800  gross  square 
feet  to  be  constructed  adjacent  to  and  connected  with  the  School's  existing 
Administration  Building.   The  project  will  provide  all  of  the  classroom, 
office,  laboratory,  and  ancillary  space  needed  for  the  School's  scheduled 
program  offerings,  freeing  space  now  occupied  by  the  School  in  four  separate 
buildings  to  allow  for  expansion  of  other  graduate  programs. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  ...  Masonry. 

Structure Reinforced  concrete. 

Roof Built-up. 

Interior  Drywall/ concrete  masonry  unit  partitions. 

Ceilings  Suspended  acoustic. 

Floors  Resilient;  carpeting  as  required. 

Electric  15  KV,  underground,  terminating  in  primary  selective 

switchgear  and  1500  KVA  single  end  substation. 

Heating  Hot  water  reset  inversely  with  outdoor  temperature, 

with  single  duct  variable  volume  air  conditioning. 

Plumbing  Conventional. 

Air  Conditioning  .  .  Central  air  conditioning,  integrated  with  heating 

system. 

ESTIMATED  PROJECT  COST 

Construction  $7,900,000 

Utilities 80,000 

Site  Improvements 120,000 

Equipment 610,000 

Total  Project  Cost  $8,710,000 
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FROSTBURG  STATE  COLLEGE 
CONVERSION  OF  LOWNDES  HALL  TO  AN  ACADEMIC  BUILDING 

PROJECT  DESCRIPTION 

This  project  involves  upgrading  of  the  mechanical  and  structural 
systems  and  minor  partition  changes  to  Lowndes  Hall,  the  17,500  square 
foot  former  administration  building,  in  order  to  convert  it  to  an 
academic  building  housing  the  Departments  of  Computer  Science  and 
Modern  Foreign  Languages. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  Walls  ...  Existing  masonry  walls. 

Structure Existing  concrete  frame. 

Roof  Existing  slate. 

Interior  New  drywall  partitions,  as  needed. 

Ceilings  Suspended  acoustic. 

Floors  Resilient. 

Electric  Branch  circuits  and  feeders  shall  be  extended 

from  new  switchboard  utilizing  existing  power 
transformer.   Building  shall  be  interfaced  to 
existing  campus  clock  and  program  system.   Fire 
alarm  system  shall  be  upgraded.   New  lighting 
fixtures. 

Heating As  required  by  code  based  on  life-cycle  costing 

and  value  engineering  analyses.   Variable  volume 
mixing  boxes,  chilled  water  cooling,  hot  water 
heating.   Individual  computer  room  units. 

Plumbing  Conventional. 

Air  Conditioning  .  .  Central  air-conditioning,  integrated  with  heating 

system. 

ESTIMATED  PROJECT  COST 

Construction   $      950,000 

Equipment 50,000 

Total  Project  Cost $1,000,000 
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